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TABLE 3 









Architectural Resources that are Listed In, Eligible for Listing, Potentially eligible for Listing, or Unevaluated for Listing in the National Re^ster of Historic 







Places within the Area of Potential Effects for the Atlantic Coast Pipeline 




Location 

Phase I 

Identlilcatlon 

Assessment of 

Effects 

Resolution of Adverse Effect 


Resource No. 

Project 

Component 

MP 

Survey Report 

SHPO 

Comments 

NRHP EUgibility 

NRHP 

Eligibility 

Assessment of 

Effects 

SHPO 

Comments 

Proposed Treatments 

Mitigation 

Report 

SHPO 

Comments 

Notes/Altemative Considered 

West Virginia 













LE-0004 AND 

AP-1 

9 

Lesiuk and Sylvester 

6/1/2016 

Not eligible 

Eligible 

No adverse effect 

Pending fiirther 

N/A 

N/A 

N/A 

In their 11/29/17 letter, SHPO indicates that they do 

46LE61 



2016a 





information. See 




not concur with the NRHP eligibility 









Notes’ 




recommendation, and can therefore not comment on 
Project effects. 




Voisin George et al. 2016b 

12/7/2016 

Eligible 

Eligible 

No adverse effect 

Pending fiirther 
information. See 













Notes 





Buckhannon Civil 

AP-1 

23-27 

Tucker-Laird et al, 2017c 

9/1/2017 

Potentially eligible 

Eligible 

No adverse effect 

tl/29/t7 

N/A 

N/A 

N/A 


War Study Area 













UP-0830 

AP-1 

26 

Voisin George et al 2016b 

12/7/2016 

Eligible 

Eligible 

No adverse effect 

Pending fiirther 

N/A 

N/A 

N/A 

Per their 11/29/17 letter, SHPO requires additional 









information. See 




information on how' the Project will use the area and 









Notes 




what measures will be taken to protect the resources. 

UP-0825 

AP-1 

28 

Lesiuk and Sylvester 

6/1/2016 

Potentially eligible 

Project 

No adverse effect 

11/29/17 

N/A 

N/A 

N/A 

Assumed eligible for Project purposes (inaccessible) 




2016a 



eligible 







PI-I-0902 

.AP-1 

68 

Tucker-Laird et al. 2016 

2/9/2017 

Eligible 

Eligible 

Adverse Effect 

11/29/17 

Mitigation 

Pending 

Pending 

In Uieir letter dated 11/29/17, SHPO detemiined 

adverse effect. Atlantic is in discussion with 

WVDCH and other stakeholders to determine 
appropriate mitigation. 

PH-0903 

AP-1 

69 

Tucker-Laird et al. 2016 

2/9/2017 

Eligible 

Eligible 

No adverse effect 

11/29/17 

N/A 

N/A 

N/A 


PH-0461 

AP-1 

76 

Tucker-Laird et al. 2017c 

9/1/2017 

Eligible 

Eligible 

No adverse effect 

11/29/17 

N/A 

N/A 

N/A 


PH-0471 

.AP-1 

77 

Voisin George et al. 2016b 

12/7/2016 

Eligible 

Eligible 

No adverse effect 

11/29/17 

N/A 

N/A 

N/A 


PH-0037-0058 

.A.P-1 

77 

Voisin George et al. 2016b 

12/7/2016 

Eligible 

Eligible 

No adverse effect 

11/29/17 

N/A 

N/A 

N/A 


PH-0037-0065 

AP-1 

77 

Tucker-Laird et al. 2017c 

9/1/2017 

Eligible 

Eligible 

No adverse effect 

11/29/17 

N/A 

N/A 

N/A 


PH-0092 

AP-1 

78 

Voisin George et al. 2016b 

12/7/2016 

Eligible 

Eligible 

Report: No 

11/29/17 

Mitigation 

Pending 

Pending 

Seneca Hikers Trail; SHPO determined adverse 








adverse effects; 





effect. This linear feature (trail) cannot be avoided; 








See Notes 





the route was designed with input from Seneca State 
Forest Atlantic is in discussion with WVDCH, DNR 
and other stakeholders to determine appropriate 
mitigation, with associated resource PH-0095 
(Hikers Shelter) 

PH-0095 

AP-1 

78 

Voisin George et al. 2016b 

12/7/2016 

Eligible 

Eligible 

Adverse effect 

11/29/17 

Mitigation 

Pending 

Pending 

Consultation in progress; currently in discussions 
with WVDCH, DNR, and other stakeholders to 
deteimine appropriate mitigation. 

Virginia 













007-0103 

.4P-1 

10 

Voisin George et al. 2016a 

8,/8/2017 

Eligible 

Eligible 

No adverse effects 

9/11/2017 

N/A 

N/A 

N/A 


008-5053 

AP-1 

85 

Voisin George et al. 2016a 

8/8/2017 

Eligible 

Eligible 

No adverse effects 

9/11/2017 

N/A 

N/A 

N/A 

hi their letter dated 9/11/17, SHPO concurred but 
requested additional information, provided in a 
revised report. 

045-0007 

.4P-1 

88 

Voisin George et al. 2016a 

8/8/2017 

Eligible 

Eligible 

No adverse effects 

9/11/2017 

N/A 

N/A 

N/A 












TABLE 3 









Architectural Resources that are Listed In, Eligible for Listing, Potentially eligible for Listing, or Unevaluated for Listing in the National Re^ster of Historic 







Places within the Area of Potential Effects for the Atlantic Coast Pipeline 




Location 

Phase I 

Identlilcatlon 

Assessment of 

Effects 

Resolution of Adverse Effect 


Resource No. 

Project 

Component 

MP 

Survey Report 

SHPO 

Comments 

NRHP EUgibility 

NRHP 

Eligibility 

Assessment of 

Effects 

SHPO 

Comments 

Proposed Treatments 

Mitigation 

Report 

SHPO 

Comments 

Notes/Altemative Considered 

008-0126 

AP-1 

98 

Tucker-Laird et al. 2017d 

8/1/2017 

Eligible 

Eligible 

No adverse effects 

9/11/2017 

N/A 

N/A 

N/A 


008-0011 

AP-1 

105 

Tucker-Laird et al. 2017d 

8/1/2017 

Eligible 

Eligible 

Report: No 

9/11/2017 

Mitigation 

Pending 

Pending 

Wilderness Property; SHPO determined adverse 








adverse effects; 





effect; several route alternatives were identified and 








See Notes 





evaluated for this area in .Atlantic’s application and 
supplemental filings, including the GWNF major 
route alternatives; the GWNF 6 route alternative was 
adopted as the proposed route to avoid crossing Cow 
Knob Salamander habitat in the GWNF; local 
constraints in the vicinity of the Wilderness property 
include: narrow valley walls and VOF conservation 
easements; consultation on this site is in progress; 
Atlantic is currently in discussion with VDHR and 
other stakeholders to determine appropriate 
mitigation. 

007-0015 

AP-1 

109 

Anderson and Staton, 2016 

7/30/2017 

NRHP, VLR Listed 

NRHP, VLR 

No adverse effects 

9/11/2017 

N/A 

N/A 

N/A 

In their letter dated 9/11/17, SHPO concurred but 







Listed 






requested additional information, provided in a 
revised report 

007-0463 

AP-1 

no 

Tucker-Laird et al. 2017d 

8/1/2017 

Eligible 

Eligible 

No adverse effects 

9/11/2017 

N/A 

N/A 

N/A 


007-0476 

AP-1 

no 

Tucker-Laird et al. 2017d 

8/1/2017 

Eligible 

Eligible 

No adverse effects 

9/11/2017 

N/A 

N/A 

N/A 


007-0487 

AP-1 

111 

Tucker-Laird et al. 2017d 

8/1/2017 

Eligible 

Eligible 

No adverse effects 

9/11/2017 

N/A 

N/A 

N/A 


007-5689 

AP-1 

112 

Voisin George et al. 2016a 

8/8/2017 

Eligible 

Eligible 

No adverse effects 

9/11/2017 

N/A 

N/A 

N/A 


007-0447 

.AP-1 

114 

Tucker-Laird et al. 2017d 

8/1/2017 

Eligible 

Eligible 

No adverse effects 

9/11/2017 

N/A 

N/A 

N/A 


007-5210 

AP-1 

114 

N/A 

N/A 

N/A 

Eligible 

No adverse effects 

9/11/2017 

N/A 

N/A 

N/A 


045-0120 

AP-1 

114 

Lesiuk et al. 2016b 

11/2/2016 

Eligible 

Eligible 

No adverse effects 

9/11/2017 

N/A 

N/A 

N/A 


007-0442 

AP-1 

115 

Tucker-Laird et al. 2017a 

8/1/2017 

Eligible 

Eligible 

No adverse effects 

9/11/2017 

N/A 

N/A 

N/A 


007-0272 

AP-1 

125 

Tucker-Laird et al. 2017a 

8/1/2017 

Eligible 

Eligible 

No adverse effects 

9/11/2017 

N/A 

N/A 

N/A 


007-5513 

.AP-l 

135 

Lesiuk et al. 2016b 

n./2/2016 

Eligible 

Eligible 

No adverse effects 

9/11/2017 

N/A 

N/A 

N/A 


007-5583 

AP-1 

137 

Staton et al. 2016 

5/6/2016 

Needs additional 

Project 

No adver se effects 

9/11/2017 

N/A 

N/A 

N/A 

Assumed eligible for Project purposes (inaccessible). 






study 

eligible 






SHPO requests that once property is accessible, 

consultation be re-initiated 

007-5530 

AP-1 

147 

Lesiuk et al. 2016b 

11/2/2016 

Eligible 

Eligible 

No adverse effects 

9/n,''2017 

N/A 

N/A 

N/A 


007-0863 

.4P-1 

149 

Tucker-Laird et al. 2017d 

8/1/2017 

Eligible 

Eligible 

No adverse effects 

9/11/2017 

N/A 

N/A 

N/A 


007-5542 

AP-1 

152 

Lesiuk et al. 2016b 

11/2/2016 

Needs additional 

Project 

No adverse effects 

9/11/2017 

N/A 

N/A 

N/A 

Assumed eligible for Project purposes (inaccessible) 






study 

eligible 










Tucker-Laird et al. 2017a 

8/1/2017 

Assumed eligible 








007-5554 

.4P-1 

153 

Lesiuk et al. 2016b 

n/2'2016 

Needs additional 

Project 

No adverse effects 

9/11/2017 

N/A 

N/A 

N/A 

Assumed eligible for Project purposes (inaccessible). 






study 

eligible 






SHPO requests that once property is accessible, 

consultation be re-initiated 











TABLE 3 









Architectural Resources that are Listed In, Eligible for Listing, Potentially eligible for Listing, or Unevaluated for Listing in the National Re^ster of Historic 







Places within the Area of Potential Effects for the Atlantic Coast Pipeline 




Location 

Phase I 

Identlilcatlon 

Assessment of 

Effects 

Resolution of Adverse Effect 


Resource No. 

Project 

Component 

MP 

Survey Report 

SHPO 

Comments 

NRHP EUgibility 

NRHP 

Eligibility 

Assessment of 

Effects 

SHPO 

Comments 

Proposed Treatments 

Mitigation 

Report 

SHPO 

Comments 

Notes/Altemative Considered 

007-5585 

AP-1 

154 

Staton et al. 2016 

5/6/2016 

Needs additional 

Project 

No adverse effects 

9/tl/20t7 

N/A 

N/A 

N/A 

Assumed eligible for Project purposes (inaccessible). 






study 

eligible 






SHPO requests that once property is accessible, 

consultation be re-initiated 

021-5012 

.4P-1 

158 

Lesiuk et al. 2016b 

11/2'2016 

Eligible 

Eligible 

No adverse 

9/t 1/2017 

N/A 

N/A 

N/A 

DHR vvitliliolding comment until USES comments 








effects. See Note 






080-5161 

AP-1 

158 

Lesiuk et al. 2016b 

11/2/2016 

Eligible 

Eligible 

No adverse effects 

9/11,/2017 

N/A 

N/A 

N/A 

DHR witliliolding comment until NPS comments 

062-0117 

AP-1 

163 

Lesiuk et al. 2016b 

11/2/2016 

NRHP, VLR Listed 

NTIHP, VLR 

No adverse effects 

9/11/2017 

N/A 

N/A 

N/A 








Listed 







062-5119 

AP-1 

164 

Voisin George et al. 2016a 

8/8/2017 

NRHP, VLR Listed 

NRHP, VLR 

Report; No 

9/11/2017 

Mitigation 

Pending 

Pending 

South Rockfish Valley Historic District; SHPO 







Listed 

adverse effects; 





determined adverse effect; several alternative routes 








See Notes 





were identified and evaluated for this area in 

Atlantic’s application and supplemental filings, 
including the GWNF major route alternatives, 
.Appalachian Trail South major route alternative, the 
1-64 major route alternative, and the Highway 56 
major route alternative; local constraints in the 
vicinity of the site include steep terrain and federal 
lands; consultation on this site is in progress, Atlantic 
is currently in discussion with VDHR and other 
stakeholders to detennine appropriate mitigation. 

062-0006/062- 

AP-1 

164 

N/A 

N/A 

N/A 

Eligible 

No adverse effects 

9/11/2017 

N/A 

N/A 

NA 


5119-0002 













062-5119-0113 

AP-1 

164 

Lesiuk et al. 2016b 

11/2/2016 

Needs additional 

Eligible 

No adverse effects 

9/11/2017 

N/A 

N/A 

N/A 







study 











Tucker-Laird et al. 2017a 

8/1/2017 

Eligible 








062-5160 

.AP-1 

183 

Tucker-Laird et al. 2017d 

8/1/2017 

Eligible 

Eligible 

Report: No 

9/11/2017 

Mitigation 

Pending 

Pending 

Warminster Historic District; SHPO determined 








adverse effects; 





adverse effect; several alternative routes were 








See Notes 





identified and evaluated for this area in Atlantic’s 

application and supplemental filings, including tlie 
Wingina major route alternative and Norwood route 
variation; consultation on this site is in progress; 
Atlantic is currently in discussion with VDHR and 
stakeholders to detennine appropriate mitigation. 

062-5121 

AP-1 

180 

Anderson and Staton, 2016 

7/30/2017 

Potentially eligible 

Eligible 

No adverse effects 

9/11/2017 

N/A 

N/A 

N/A 


062-0092 

AP-1 

184 

Staton et al. 2016 

5/6/2016 

Eligible 

Eligible 

No adverse effects 

9/11/2017 

N/A 

N/A 

N/A 


062-5180 

AP-1 

184 

Voisin George et al. 2016a 

8/8/2017 

Eligible 

Eligible 

No adverse effects 

9/11/2017 

N/A 

N/A 

N/A 


014-5066 

.4P-1 

201 

Lesiuk et al. 2016b 

11/2/2016 

Needs additional 

Project 

No adverse effects 

9/11/2017 

N/A 

N/A 

N/A 

Assumed eligible for Project purposes (inaccessible) 






study 

eligible 










Tucker-Laird et al. 2017a 

8/1/2017 

Assumed eligible 








014-5059 

AP-1 

202 

Lesiuk et al. 2016b 

11/2/2016 

Eligible 

Eligible 

No adverse effects 

9/ll,/2017 

N/A 

N/A 

N/A 


014-5060 

.4P-1 

204 

Lesiuk et al. 2016b 

11/2'2016 

Eligible 

Eligible 

No adverse effects 

9/11/2017 

N/A 

N/A 

N/A 












TABLE 3 










Architectural Resources that are Listed In, Eligible for Listing, Potentially eligible for Listing, or Unevaluated for Listing in the National Re^ster of Historic 








Places within the Area of Potential Effects for the Atlantic Coast Pipeline 





Location 

Phase I 

Identlilcatlon 

Assessment of 

Effects 

Resolution of Adverse Effect 


Resource No. 

Project 

Component 

MP 

Survey Report 

SHPO 

Comments 

NRHP EUgibility 

NRHP 

Eligibility 

Assessment of 

Effects 

SHPO 

Comments 

Proposed Treatments 

IVUtigation SHPO 

Report Comments 

Notes/Altemative Considered 

014-5074 

AP-1 

209 

Anderson and Staton, 2016 

7,/30/2017 

Needs additional 

Project 

No adverse effects 

9/11/2017 


N/A 

N/A 

N/A 

Assumed eligible for Project purposes (inaccessible) 






study 

eligible 











Tucker-Laird et al. 2017a 

8/1/2017 

Assumed eligible 









014-5062 

.4P-1 

210 

Lesiuk et al. 2016b 

11/2'2016 

Eligible 

Eligible 

No adverse effects 

9/11/2017 


N/A 

N/A 

N/A 


024-5006 

AP-1 

216 

Lesiuk et al. 2016b 

11/2/2016 

Eligible 

Eligible 

No adverse effects 

9/11/2017 


N/A 

N/A 

N/A 


123-0084 

AP-1 

221 

Lesiuk et al. 2016b 

11/2/2016 

Potentially eligible 

Eligible 

No adverse effects 

9/11/2017 


N/A 

N/A 

N/A 

In their letter dated 9/11/17, SHPO concurred but 
requested additional information, provided in a 
revised report 

004-5013 

AP-1 

223 

Lesiuk et al. 2016b 

ll./2'2016 

Eligible 

Eligible 

No adverse effects 

9/11/2017 


N/A 

N/A 

N/A 


024-0416 

AP-1 

223 

Lesiuk et al. 2016b 

11/2/2016 

Eligible 

Eligible 

No adverse effects 

9/11/2017 


N/A 

N/A 

N/A 


073-5014 

AP-1 

225 

Lesiuk et al. 2016b 

11/2/2016 

Eligible 

Eligible 

No adverse effects 

9/11/2017 


N/A 

N/A 

N/A 


026-5222 

AP-1 

256 

Anderson and Staton, 2016 

7/30/2017 

Needs additional 

Project 

No adverse effects 

9/11/2017 


N/A 

N/A 

N/A 

Assumed eligible for Project purposes (inaccessible) 






study 

eligible 











Tucker-Laird et al. 2017a 

8/1/2017 

.Assumed eligible 









026-0007 

AP-1 

260 

Anderson and Staton, 2016 

7/30/2017 

Eligible 

Eligible 

No adverse effects 

9/11/2017 


N/A 

N/A 

N/A 


087-5505 

AP-3 

20 

Lesiuk et al. 2016b 

11/2/2016 

Eligible 

Eligible 

No adverse effects 

9/11/2017 


N/A 

N/A 

N/A 


087-5610 

AP-3 

20 

Lesiuk et al. 2016b 

11/2/2016 

Needs additional 

Project 

No adverse effects 

9/11/2017 


N/A 

N/A 

N/A 

Assumed eligible for Project purposes (inaccessible). 






study 

eligible 







SHPO requests that once property is accessible, 




Tucker-Laird et al. 2017a 

8/1/2017 

Assumed eligible 








consultation be re-initiated 

087-5618 

AP-3 

31 

Anderson and Staton, 2016 

7/30/2017 

Needs additional 

Project 

No adverse effects 

9/11/2017 


N/A 

N/A 

N/A 

Assumed eligible for Project purposes (inaccessible). 






study 

eligible 







SHPO requests that once property is accessible. 




Tucker-Laird et al. 2017a 

8/1/2017 

.Assumed eligible 








consultation be re-initiated 

133-5482 

AP-3 

44 

Lesiuk et al. 2016b 

11/2/2016 

Needs additional 

Project 

No adverse effects 

9/11/2017 


N/A 

N/A 

N/A 

Assumed eligible for Project purposes (inaccessible) 






study 

eligible 











Tucker-Laird et al. 2017a 

8/1,'2017 

Assumed eligible 









133-5492 

AP-3 

48 

Lesiuk et al. 2016b 

11/2/2016 

Needs additional 

Project 

No adverse effects 

9/11/2017 


N/A 

N/A 

N/A 

Assumed eligible for Project purposes (inaccessible) 






study 

eligible 











Tucker-Laird et al. 2017a 

8/1/2017 

Assumed eligible 









133-5498 

AP-3 

50 

Lesiuk et al. 2016b 

11/2/2016 

Needs additional 

Project 

No adverse effects 

9/11/2017 


N/A 

N/A 

N/A 

Assumed eligible for Project purposes (inaccessible). 






study 

eligible 







SHPO requests tliat once property is accessible. 




Tucker-Laird et al. 2017a 

8/1/2017 

.Assumed eligible 








consultation be re-initialed 

091-5098 

AP-3 

57 

Anderson and Staton, 2016 

7/30/2017 

N/A 

Eligible 

No adverse efl'ects 

9/11/2017 


N/A 

N/A 

N/A 

hi their letter dated 9/11/17, SHPO concurred but 




Voisin George et al. 2016a 

8/8/2017 

Eligible 








requested additional information, provided in revised 
report 

133-0101 

AP-3 

59 

Tucker-Laird et al. 2017d 

8/1/2017 

Eligible 

Eligible 

No adverse effects 

9/11/2017 


N/A 

N/A 

N/A 


133-0105 

AP-3 

59 

Anderson and Staton, 2016 

7/30/2017 

Needs additional 

Project 

No adverse effects 

9/11/2017 


N/A 

N/A 

N/A 

Assumed eligible for Project purposes (inaccessible) 






study 

eligible 


















TABLE 3 








Architectural Resources that are Listed In, Eligible for Listing, Potentially eligible for Listing, or Unevaluated for Listing in the National Re^ster of Historic 







Places within the Area of Potential Effects for the Atlantic Coast Pipeline 



Location 

Phase I 

Identlilcatlon 

Assessment of 

Effects 

Resolution of Adverse Effect 


Resource No. 

Project 

Component 

MP 

Survey Report 

SHPO 

Comments 

NRHP EUgibility 

NRHP 

Eligibility 

Assessment of 

Effects 

SHPO 

Comments 

Proposed Treatments 

IVUtigation SHPO 

Report Comments 

Notes/Altemative Considered 

133-5039 

AP-3 

63 

Voisin George et al. 2016a 

8/8/2017 

Eligible 

Eligible 

No adverse effects 

9/11/2017 

N/A 

N/A 

N/A 


133-5391 

AP-3 

64 

N/A 

N/A 

N/A 

Eligible 

No adverse effects 

9/11/2017 

N/A 

N/A 

N/A 


133-0025 

AP-3 

65 

Anderson and Staton, 2016 

7/30/2017 

Potentially eligible 

Project 

No adverse effects 

9/11/2017 

N/A 

N/A 

N/A 

Assumed eligible for Project purposes (inaccessible). 







eligible 






SHPO requests that once property is accessible, 
consultation be re-initiated 

131-5325 

AP-3 

75 

Tucker-Laird et al. 2017d 

8/1/2017 

Eligible 

Eligible 

No adverse effects 

9/11/2017 

N/A 

N/A 

N/A 


131-0035 

AP-3 

80 

Tucker-Laird et al, 2017a 

8/1/2017 

NRHP, VLR Listed 

NRHP, VLR 

No adverse effects 

9/11/2017 

N/A 

N/A 

N/A 

In their letter dated 9/11/17, SHPO concurred but 







Listed 






requested additional infomiation, provided in a 
revised report 

North Carolina 









N/A 

N/A 

N/A 


HX0021/HX0022 

AP-2 

16 

Sanbeck et al. 2016 

5/24/2016* 

Needs additional 

Eligible 

No adverse effects 

9/26/17 

N/A 

N/A 

N/A 







study 











Voisin George et al. 2017a 

6/2/2017 

Eligible 








HXl 566/HX0293 

AP-2 

16 

Voisin George et al, 2017a 

6/2/2017 

Eligible 

Eligible 

No adverse effects 

9''26/17 

N/A 

N/A 

N/A 


HX0227 

AP-2 

27 

Sanbeck et al. 2016 

5/24/2016* 

Needs additional 

Eligible 

No adverse effects 

9/26/17 

N/A 

N/A 

N/A 







study 











Voisin George et al. 2017a 

6/2/2017 

Eligible 








1-1X0228 

AP-2 

27 

Sanbeck et al. 2016 

5/24/2016* 

Needs additional 

Eligible 

No adverse effects 

9/26/17 

N,/A 

N/A 

N/A 







study 











Voisin George et al. 2017a 

6/2/2017 

Eligible 




N/A 

N/A 

N/A 


HX0229 

AP-2 

27 

Sanbeck et al. 2016 

5/24/2016* 

Needs additional 

Eligible 

No adverse effects 

9/26/17 

N/A 

N/A 

N/A 







study 











Voisin George et al. 2017a 

6/2/2017 

Eligible 








NS0650 

AP-2 

46 

Sanbeck et al. 2016 

5/24/2016* 

Needs additional 

Eligible 

No adverse effects 

9/26/17 

N/A 

N/A 

N/A 







study 











Voisin George et al. 2017a 

6./2/2017 

Eligible 








JT1860 

AP-2 

92 

Sanbeck et al. 2016 

5/24/2016* 

Needs additional 

Eligible 

No adver se effects 

9/26/17 

N/A 

N/A 

N/A 







study 











Voisin George et al. 2017a 

6,/2/2017 

Eligible 








JT1920 

AP-2 

96 

Sanbeck et al. 2016 

5/24/2016* 

Needs additional 

Eligible 

No adverse effects 

9/26/17 

N/A 

N/A 

N/A 







study 











Voisin George et al. 2017a 

6./2/2017 

Eligible 








JT1355 

AP-2 

101 

Sanbeck et al. 2016 

5/24/2016* 

Needs additional 

Eligible 

No adverse effects 

9/26/17 

N/A 

N/A 

N/A 







study 











Voisin George et al. 2017a 

6/2/2017 

Eligible 








JT1926 

AP-2 

102 

Sanbeck et al. 2016 

5/24/2016* 

Needs additional 

Project 

No adverse effects 

9/26/17 

N/A 

N/A 

N/A 

Assumed eligible for Project purposes (inaccessible) 






study 

eligible 










Voisin George et al. 2017a 

6/2/2017 

Eligible 


















TABLE 3 








Architectural Resources that are Listed In, Eligible for Listing, Potentially eligible for Listing, or Unevaluated for Listing in the National Re^ster of Historic 







Places within the Area of Potential Effects for the Atlantic Coast Pipeline 



Location 

Phase I 

Identlilcatlon 

Assessment of 

Effects 

Resolution of Adverse Effect 


Resource No. 

Project 

Component 

MP 

Survey Report 

SHPO 

Comments 

NRHP EUgibility 

NRHP 

Eligibility 

Assessment of 

Effects 

SHPO 

Comments 

Proposed Treatments 

IVUtigation SHPO 

Report Comments 

Notes/Altemative Considered 

JT1936 

AP-2 

105 

Sanbeck et al. 2016 

5/24/2016* 

Needs additional 

Project 

No adverse effects 

9/26/17 

N/A 

N/A 

N/A 

Assumed eligible for Project purposes (inaccessible) 






study 

eligible 










Voisin George et al. 2017a 

6/2/2017 

Eligible 








JT1951 

AP-2 

no 

Sanbeck et al. 2016 

5/24/2016* 

Needs additional 

Project 

No adverse effects 

9/26/17 

N/A 

N/A 

N/A 

Assumed eligible for Project purposes (inaccessible) 






study 

eligible 










Voisin George et al. 2017a 

6/2/2017 

Eligible 








GDI 450 

AP-2 

128 

Sanbeck et al. 2016 

5/24/2016* 

Needs additional 

Eligible 

No adverse effects 

9.''26/17 

N/A 

N/A 

N/A 







study 











Voisin George et al. 2017a 

6/2/2017 

Eligible 

Eligible 

No adverse effects 






i-rroBi 

AP-2 

130 

Voisin George et al. 2017a 

6/2/2017 

Eligible 

Eligible 

No adverse effects 

9/26/17 

N/A 

N/A 

N/A 


CD1477 

AP-2 

148 

Voisin George et al. 2017a 

6/2/2017 

Eligible 

Eligible 

No adverse effects 

9/26/17 

N/A 

N/A 

N/A 


RB0678 

.AP-2 

166 

Sanbeck et al. 2016 

5/24/2016* 

Needs additional 

Eligible 

No adverse effects 

9/26/17 

N/A 

N/A 

N/A 







study 











Voisin George et al. 2017a 

6/2/2017 

Eligible 









* This review letter was erroneous dated May 24,2015, when the correct date should have been May 24, 2016. 





Report References for Table 3 
North Carolina: 

Phase I Reports 

Sandbeck, Penne S., Emily K. Anderson, Adriana T. Lesiuk, Michelle Salvato, and Heather D. 
Staton 

2016 Architectural Reconnaissance Survey of the Atlantic Coast Pipeline Project 
Corridor, Northampton, Halifax, Nash, Wilson, Johnston, Sampson, Cumberland, and 
Robeson Counties, North Carolina. Report prepared by Dovetail Cultural Resource Group, 
Fredericksburg, Virginia. Report prepared for Atlantic Coast Pipeline, Richmond, 

Virginia. 

Voisin George, Laura, Jeffery L. Holland, Kimberly Barnard, Emily Tucker-Laird, Mary Beth 
Derrick, and Larissa A. Thomas 

2017a Phase I Historic Architectural Survey of the Atlantic Coast Pipeline Project, North 
Carolina Addendum 4. Report prepared for Atlantic Coast Pipeline, Richmond, Virginia. 

Assessment of Effects 


Voisin-George, Laura, Larissa A. Thomas, and Jeffrey L. Holland 

2017c Phase I Historic Architectural Survey of the Atlantic Coast Pipeline Project: North 
Carolina Assessment of Effect. Report prepared for Atlantic Coast Pipeline, Richmond, 
Virginia. 

Virginia: 

Phase I Reports 

Anderson, Emily K., and Heather Dollins Staton 

2016 Phase I Historic Architectural Survey of the Atlantic Coast Pipeline Project: 

Virginia Addendum 2. DFtRNo. 2014-0710. Dovetail Cultural Resource Group, 
Fredericksburg, Virginia. Edited and revised by ERM, Duluth, Georgia. Report prepared 
for Atlantic Coast Pipeline, Inc., Richmond, Virginia. 

Lesiuk, Adriana T., and Caitlin C. Sylvester 

2016a Addendum II: Architectural Reconnaissance Survey of the Atlantic Coast Pipeline 
Project Corridor, Harrison, Lewis, Upshur, Randolph, and Pocahontas Counties, West 
Virginia. Report prepared by Dovetail Cultural Resource Group, Fredericksburg, Virginia. 
Report prepared for Atlantic Coast Pipeline, Richmond, Virginia 

Lesiuk, Adriana T., Stephanie A.T. Jacobe, Michelle Salvato, M. Chris Manning, Caitlin Oshida, 

and Emily K. Anderson (contributions by Candice Myruski and Richard Meyer) 

2016b Ai'chitectural Reconnaissance Survey of the Atlantic Coast Pipeline Project 
Corridor, Highland, Augusta, Nelson, Buckingham, Cumberland, Prince Edward, 
Nottoway, Dinwiddie, Brunswick, Greensville, and Southampton Counties, and the Cities 



of Suffolk and Chesapeake, Virginia. Report prepared by Dovetail Cultural Resource 
Group, Fredericksburg, Virginia. Report prepared for Atlantic Coast Pipeline, Richmond, 
Virginia. 

Staton, Heather D. (contributions by Candice Myruski and Richard Meyer) 

2016 Addendum Architectural Reconnaissance Survey of the Atlantic Coast Pipeline 
Project Corridor, Highland, Augusta, Nelson, Buckingham, Cumberland, Prince Edward, 
Nottoway, Dinwiddie, Brunswick, Greensville, and Southampton Counties, and the Cities 
of Suffolk and Chesapeake, Virginia. Report prepared by Dovetail Cultural Resource 
Group, Fredericksburg, Virginia. Report prepared for Atlantic Coast Pipeline, Richmond, 
Virginia. 

Tucker-Laird, Emily, David Castell, Jessica Wobig, Jeffrey L. Holland, Laura Voisin George, 

Mary Beth Derrick, and Larissa A. Thomas 

2017a Phase I Historic Architectural Survey of the Atlantic Coast Pipeline Project: 
Virginia Addendum 5 Report. DITR File No. 2014-0710. Report prepared for Atlantic 
Coast Pipeline, Richmond, Virginia. 

Tucker-Laird, Emily, Laura Voisin George, Jeffrey L. Holland, and Larissa A. Thomas 
2017d Phase I Historic Architectural Survey of the Atlantic Coast Pipeline Project: 
Virginia Addendum 4 Report. DITR File No. 2014-0710. Report prepared for Atlantic 
Coast Pipeline, Richmond, Virginia. 

Voisin George, Laura, Emily Laird, Jeffrey L. Holland, and Larissa A. Thomas. 

2016a Phase I Historic Architectural Survey of the Atlantic Coast Pipeline Project: 
Virginia Addendum 3 Report, DHR File No. 2014-0710 (Draft). Report prepared for 
Atlantic Coast Pipeline, Richmond, Virginia. 

Assessment of Effects 


Tucker-Laird, Emily, Jeffery L. Holland, Larissa A. Thomas, Ph.D., and Laura Voisin George 
2017b Phase I Historic Architectural Survey of the Atlantic Coast Pipeline Project: 

Virginia Assessment of Effect. Report prepared for Atlantic Coast Pipeline, Richmond, 
Virginia. 

fVesf Virginia: 

Phase I Reports 

Tucker-Laird, Emily, Danielle Ross, Larissa A. Thomas, and Jeffrey L. Holland 

2016 Phase I Historic Architectural Survey of the Atlantic Coast Pipeline Project, West 
Virginia Addendum 4. Report prepared for Atlantic Coast Pipeline, Richmond, Virginia. 

Tucker-Laird, Emily, Jessica Wobig, Larissa A. Thomas, and Jeffrey L. Holland 

2017c Phase I Historic Architectural Survey of the Atlantic Coast Pipeline Project, West 
Virginia Addendum 5. Report prepared for Atlantic Coast Pipeline, Richmond, Virginia. 



Voisin-George, Laura, Larissa A. Thomas, and Jeffrey L. Holland 

2016b Phase I Historic Architectural Survey of the Atlantic Coast Pipeline Project, West 
Virginia Addendum 3. Report prepared by ERM. Report prepared for Atlantic Coast 
Pipeline, Richmond, Virginia. 


Assessment of Effects 


Voisin-George, Laura, Larissa A. Thomas, and Jeffrey L. Holland 

2017b Phase I Historic Architectural Survey of the Atlantic Coast Pipeline Project: West 
Virginia Assessment of Effect. Report prepared for Atlantic Coast Pipeline, Richmond, 
Virginia. 










TABLE 4 








Architectm'al Resources that are Listed In, Eligible for Listing, PotentlaDy eligible for Listing, or Unevaluated for Listing in the National Register of Historic 







Places within the Area of Potential Effects for the Supply Header Project 



Location 

Phase I 

Identification 

Assessment of 

Effects 

Resolution of Adverse Effect 


Resource No. 

Project 

Component 

MP 

Survey Report 

SHPO 

Comments 

NRHP EUgibillty 

NRHP 

Eligibility 

Assessment of 

Effects 

SHPO 

Comments 

Proposed Treatments 

Mitigation SHPO 

Report Comments 

Notes/Altemative Considered 

West Virginia 

FN-6 (Randolph 
Farm) 

TL-636 

6.5 

Stanyard et al. 2016 

3.''1/17 

Eligible 

Eligible 

No adverse effects 

3/1/17 

NA 

NA NA 


FN-17 (Center 

Water 

18 

Stanyard et al. 2016 

3/1/17 

Eligible 

Eligible 

No adverse effects 

3/1/17 

NA 

NA NA 


Point) 

Impoundment 











WZ-0025-0010; 


32 

Stanyard et al. 2016 

3/1/17 

Eligible 

Eligible 

No adverse effects 

3/1/17 

NA 

NA NA 


WZ-0036 

Pennsylvania 

HS-22 (Borland 
Farm) 

Access Road 

0,2 

Albee et al. 2016 

7/19/16 

Eligible 

Eligible 

No adverse effects 

7/19/16 

NA 

NA NA 





Report References for Table 4 
West Virginia: 

Stanyard, William F., Larissa A. Thomas, Ph. D, Carrie Albee, Jeffrey L. Holland, Larry McKee, 
Pd. D., Laura Voisin George, and Justin Bedard 

2016 Dominion Transmission, Inc. Supply Header Project, Wetzel, Tyler, Doddridge, 
Harrison, and Ritchie Counties, West Virginia Above Ground Cultural Resources 
Reconnaissance Survey Report. Report prepared by Dominion Resources 
Services, Inc. 

Stanyard, William F., Larissa A. Thomas Ph.D., Jeffery L. Holland, Larry McKee, Ph D., and 
Laura Voisin George 

2016 Dominion Transmission, Inc. Supply Header Project, Wetzel, Tyler, Doddridge, 
Harrison, and Ritchie Counties, West Virginia Above Ground Cidtural Resources 
Reconnaissance Survey Report, Addendum 1. Report prepared by Dominion 
Resources Services, Inc. 


Pennsylvania: 

Albee, Carrie, Jeffery L. Holland, and Brian W. Thomas 

2016 Dominion Transmission, Inc. Supply Header Project, Greene and Westmoreland 
Counties, Pennsylvania Above Ground Cidtural Resources Reconnaissance 
Survey Report Addendum 1. Report prepared by Dominion Resources Services, 
Inc. 



